North  side  Paulding  Eoad 


I 


'ii’i 


Declaratory 

SDQOexitxRes.  No.  1173-196$ 


iJ.' »,<>■* 


For  the  Condemnation  of  right  of  way  for 
street  purposes  to  widen  the  north  side  of 
Paulding  Road  from  the  west  line  of  Popular 
1 Addition  to  the  easterly  right  of  way  line  of 
■ i 8 Old  Decatur  Road, 


'f. 


Resolution  Adopted:  Sept.  1,  196$ 


Sept.  23,  196$ 


jBids  Received: 


-■m 


Contract  Awarded: 


iContract  and  Bond: 


Contractor: 

' ‘ ‘ Sip  * Reported  Completed : 


Assessment  Roll  Confirmed: 


B.O.  172«'65 


North  Paiilding  Rd 


DECLARATORY  RESOLUTION  NO.  1173-196^ 


For  the  Condeianis^  of  right  of  way  for  street  purposes  to 
widen  the  north  side  of  Paulding  Road  from  the  west  line  of 
Popular  Addition  to  the  easterly  right  of  way  line  of 
Old  Decatur  Road. 


PLANS  ORDERED: 

ADOPTED:  Sept.  1,  196$ 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  Sept.  8 & 1$,  196$ 

Notices  to  be  mailed  Sept.  10,  196$ 

HEARING  ON  CONFIRMATION:  Thurs.,  S^t.  23,  196$  3i30  p.  m. 


ASSESSMENT  ROLL  ORDERED:  Sept.  23,  196^ 

ASSESSMENT  ROLL  APPROVED:  Oct.  18,  196$ 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thurs.,  Nov.  18,  196^  3*30  p.  ra. 


CONFIRMED: 


Sept.  23,  1965 


NOTICE  SERVED*  Oct.  29,  1965 
Reracms trance  received  Nov.  18,  1965 


ASSESSMENT  ROLL  CONFIRMED* 


Nov.  18,  1965 


ENGINEERING 
DEPT.  OF  STREETS 


DATE 


August  27, 


BOARD  OF  PUBLIC 


TO: 


Board  of  Public  Works 


Li- 


_?E  M 


SUBJECT:  Paulding  Road  Right  of  Way 


Tfe 


We  are  attaching  three  Declaratory  Resolutions,  numbers  1173  to  1175 
inclusive,  which  provide  for  condemning  right  of  way  on  the  north  si 
of  Paulding  Road  for  street  purposes.  Drawings  and  property  ownership 
lists  are  also  attached. 


This  work  was  ordered  under  Board  Order  80-1965,  which  was  used  for 
Declaratory  Resolution  1171  and  provided  for  condemning  right  of  way  on 
the  south  side  of  Paulding  Road,  We  recommend  that  separate  board  order 
nurobers  be  assigned  to  each  of  the  new  resolutions. 


After  considerable  research,  we  are  still  unable  to  determine  the  present 
width  of  Paulding  Road,  We  are  therefore  requesting  30  feet  from  the 
center  line  in  areas  that  are  not  platted.  Although  this  overlaps  existing 
right  of  way,  it  clearly  indicates  what  is  being  acquired  and  will  prevent 
future  disagreements. 

Approval  of  these  resolutions  will  provide  all  right  of  way  necessary  for 
improving  Paulding  Road,  with  the  exception  of  two  triangles  at  the  inter- 
section of  Anthony  Boulevard,  One  of  these  triangles  is  outside  the  city 
limits  and  we  recommend  that  both  be  obtained  by  deed  rather  than  condemna- 
tion, We  will  discuss  this  further  with  the  board  at  a later  date. 


Walter  H.  Meitz 
City  Engineer 


D.E.B, ; cl 
attchs , 


AdOO  f 
OiJ3X  I 


# 

AdOO 

Od3X 


AdOO 

Od3X 


I X,lOO  S' 

: OU3X 


DECLARATORY  RESOLUTION  No.  | I ^ ^ 19  65 

For  the *i^s«ati=sj>--—Qp9Riiag—»— Condemnation  oi  right  of  way  for street  purposes 
to  widen  the  north  side  of  Paulding  Road  from  the  west  line  of  Popular  Addition 
to  the  easterly  right  of  way  line  of  Old  Decatur  Road. 


Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that  it  is  desired  and  deemed 
necessary  to  condemn  right  of  way  for  street  purposes  across  a portion  of  the  south- 
west quarter  of  Section  Twenty-four,  Township  30  North,  Range  12  East,  more  par- 
ticularly described  as  follows;  Beginning  at  the  intersection  of  the  south  line 
of  said  Section  24  and  the  west  line  extended  of  Lot  No.  17.  Popular  Addition  to 
the  City  of  Fort  Wayne;  thence  north  along  the  west  line  extended  of  said  Lot  No. 
17  a distance  of  30  feet;  thence  west^  and  parallel  _ ’'/ith  the  south  line  of  said 
Section  24.  to  the  easterly  right  of  vjay  line  of  Old  Decatur  Road;  thence  in  a 
southeasterly  direction  along  the  easterly  right  of  way  line  of  Old  Decatur  Road 
to  it's  intersection  with  the  south  line  of  said  Section  24;  thence  east  along  the 
south  line  of  said  Section  24  to  the  point  of  beginning.  street 

All  as  shown  by  a plan  of  such  proposed  Condemnation  of  right  of  way  forofet4&y« 

purposes  as  above  described,  now  on  file  in  the  Office  of  the  Department  of  Public  Works  of  the  City  of 
Fort  Wayne,  Indiana  • The  condemnation  of  right  of  way  is  to  be  made  by  condemning  and 
appropriating  for  street  purposes  the  property  described  above. 

street 

The  cost  of  said  Condemnation  of  right  of  way  for  purposes  shall  be  as- 

sessed against  the  property  beneficially  affected  thereby. 


The  property  which  m^  be  ^injuriously  or  beneficially  affected  by  such  Condem- 
nation of  right  of  way  for»*iw&%s-puiposes  is  described  as  follows:  Several parcels  of  space  lying 

north  of  Paulding  Road,  east  of  Old  Decatur  Road  and  west  of  Popular  Addition. 
Said  parcels  of  space  are  inclusive  to  the  City  of  Fort  Wayne.  Indiana. 


All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General  Assembly  of  the  State  of 
Indiana,  entitled  “An  Act  Concerning  Municipal  Corporations”,  as  approved  March  6,  1905  and  the  provi- 
sions of  all  acts  amendatory  thereto  and  supplemental  thereof,  including  the  right  to  bond  assessments  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  five  (5)% 
per  annum.  Under  no  circumstances  shall  the  City  of  Fort  Wayne,  Indiana  be  or  be  held  responsible  for 
any  sum  or  sums  due  from  the  said  property  owner  or  owners,  or  for  the  payment  of  any  bond  or  bonds, 
except  for  such  moneys  as  shall  have  been  actually  received  by  the  City  from  the  assessments  for  such 
property  damages  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings  had  in  the  making 
of  said  improvement,  assessment  of  property,  collection  of  assessments  and  issuance  of  bonds  therefor, 
shall  be  as  provided  for  in  said  above  entitled  act  and  all  amendments  thereto  and  supplements  thereof. 


City  of  Fort  Wayne,  Indiana^ 


Jescrit 
andother^ 
ric  pole  lines 


All  Streets,  lots  and  lands  affected  by  the  above  described  condemnat ipn.„o_f  _right  of  way  for 
street  purposes  are  situated  in  the  southwest  quarter  of  Section  Tv/enty-f our . 
Township  30  North.  Range  12  East  and  lie  wholly  vi'ithin  the  corporate  limits  of 
the  City  of  Fort  Wayne.  Indiana. 


ADOPTED  THIS 
Attest: 


L 


DAY  OF 


19. 


Secretary  Board  of  Public  Works. 


Bfiai'd  of  Public  Works. 


OFf  ICE  OF 

Board  of  Public  Wof>ks 


Fort  Wayne  2.  Indiana 


B.O.  172-'6^ 


To City  Engineer 

Subject  Dec.  Reso.  13.73-196^  Paulding  Road 


U8-317-1 

Date Sept>  23.  1965 


Prepare  Assessment  Roll  of  Benefits  $1.00  and  Damages  $1,00. 


Fred  S.  Ehrman 
Robert  ¥.  Dahman 
George  F,  Gable 
BOARD  OF  PUBLIC  WORKS 


ic 

attach  Reso,  & P.  0.  List 


’^■O^TTEOj 
O F.s.E. 
D fi.vv.o. 
Q G.F.g. 


Signed 

Reply: 


October  11,  1965 


Assessment  Roll  of  Benefits  and  Damages  completed  and  attached. 


D.E.B: cl 


attache. 


Signed. 


SENDER;  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP  2ND  COPY  - RETURN  1ST  COPY 


, Forjj  Prescribed  by  State  Board  of  Accosts 

Board  of  Public  WoriM,  City  «>rt  ^^ayne 

(Governmental  Unit) 

AUm County.  Ind. 


M 


General  form  No.  S3  P iKev.  1957) 


IEWS,ttS£NXI11EL,. 


70 


PUBLISHER'S  CUIM 


Disolav  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  ^all  total  more 
Display  type  in  which  the  body  of  the  advertisement  is  set) 

— number  of  equivalent  lines 


Head  number  of  lines 
Body  number  of  lines 

Tail  number  of  lines 

Total  number  of  lines  in  notice 


COMPUTION  OF  CHARGES 


117  lines,  1 columns  wide  equals... equivalent  lines  at...  *226^ 

cents  per  line 

Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 
amount) 

Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two) 

TOTAL  AMOUNT  OF  CLAIM 
DATA  FOR  COMPUTING  COST 

Width  of  single  column ems  Size  of  type  point 

Number  of  insertions  tUO  Size  of  quad  upon  which  type  is  cast 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 


1 hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed 
credits,  and  that  no  part  of  the  same  has  been  paid. 


Dale  9-16-65  . 19 


Title 


is  legally  diie,  after  allowing  all  just 

///4„ 





, SECRETARY-TBEASURERl, 


PUBLISHER'S  AFFIDAVIT 

Stale  of  Indiana  \ ... 

AIJ.EN  County  )®®' 

Personally  appeared  before  me.  a notary  public  In  and  for  said  county  and  state,  the 

undersigned MABJJiA.-X.ii-MANN  IfiG_ _ivho,  being  duly  sworn,  says 

thal_Sjie  is SECREimrlREASiEEB 0l  the 

NEWS-SENTINEL . 

j DAIU^- newspaper  of  general  circulation  printed  and  published 

in  the  English  language  In  the  city  ( PORT  WAYNE ^ INDIANA 

Id  state  and  county  aforesaid,  and  that  the  printed  mailer  attached  hereto  is  a true  copy, 
which  was  duly  published  In  said  paper  tor  tia.tlme_fl-.  the  dates  of  publication  being 


I certify  that  the  within  claim  la  true  and  correct;  that  the  services  therein  Itemized 
and  for  which  charge  is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 


TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


Claim  No Warrant  No. 


Foam  Prescribed  by  State  Board  of  Acc( 


j^i 


.MXm ... 


General  Form  No.  99  P (Rev.  1957) 


RNAL-GAZETTE  .5,^ 

FORT  WAYNE,  INDIANA 


PUBLISHER’S  CLAIM 


LINE  COUNT 


Display  Matter  (Must  not  exceed  two  actual  lines,  neither  of  which  shall  total  more 
than  four  solid  lines  of  the  type  in  which  the  body  of  the  advertisement  is  set) 
— number  of  equivalent  lines 


Head  number  of  lines 
Body  number  of  lines 
Tail  number  of  lines 


Total  number  of  lines  in  notice 


117 


COMPUnON  OF  CHARGES 


117  lines,  1.. columns  wide  equals equivalent  lines  at  *22^ 

cents  per  line  » 

Additional  charge  for  notices  containing  rule  and  figure  work  (50  per  cent  of  above 

amount)  

Charge  for  extra  proofs  of  publication  (50  cents  for  each  proof  in  excess  of  two)  

TOTAL  AMOUNT  OF  CLAIM  ^ 26«ZA 

DATA  FOR  COMPUTING  COST 

Width  of  single  column ems  Size  of  type....?,i[. point 

Number  of  insertions tUD..  Size  of  quad  upon  which  type  is  cast. ...5'^ 


Pursuant  to  the  provision  and  penalties  of  Ch.  155,  Acts  1953, 

I hereby  certify  that  the  foregoing  account  is  just  and  correct,  that  the  amount  claimed  is  legally  due,  after  allowine  aU  iust 
credits,  and  that  no  part  of  the  same  has  been  paid.  w >5 


Date  Sept*  16»  196?19 


Title  ASSISTS 


XOTirn  TO  PROPKRTT  OWNERS 
Nolle*  li  hereby  jlven  by  the  Board  o 
•yblic  Work*  ot  the  Cily  of  Fori  Wajne, 
ndiant.  Ui*t  on  Ibe  111  day  of  Sehirmbtr, 


OECLARATORT  RESOLUTION 


'.Ss  M 


PUBLISHER’S  AFFIDAVIT 


Personally  appeared  before  me,  a notary  public  In  and  for  said  county  and  state,  the 

under8lgped_MNQi^F,^SC9E^R __who.  being  duly  sworn,  says 

of  the 


ASSISTANT  SECRETARY 


JQURNAL-r,A7FTTF 


DAILY 


—newspaper  of  general  circulation  printed  and  published 


in  the  English  language  In  the^etty  | FORT  WAYNE,  ThlDTANA 

e and  county  aforesaid,  and  that  the  printed  matter  attached  hereto  Is  a true  copy, 
which  was  duly  published  in  said  paper  for  .time— S-.  the  dates  of  publication  being 

as  follows: 




# 


I certify  that  tl»e  within  claim  la  true  and  correct;  that  the  services  therein  itemized 
and  for  which  charge  Is  made  were  ordered  by  me  and  were  necessary  to  the  public 
business. 


...,195 


tn  a 3 
oS  2 ■ 


TABLE  SHOWING  PRICE  PER  LINE  AND  PER  INSERTION  FOR 


Claim  No Warrant  No. 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PITBUC  WORKS 


Fort  Wayne,  Indiana, 


Sept.  10,  ms 


1173 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

h * 


1173-1<?65 


cclaratory 

pass  Improvemen/Resolution  No 
providing  for  the  Condersnation  of  right  of  way  for  Street  purposes  to  widen  the  north 
side  of  auldlng  Road  frois  the  west  line  of  Popular  Additon  to  the  easterly  right 
of  way  of  Id  Decatur  ’^oad. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 

, Thursday.  Septesiber  23,  1963  at  3; 30  twi  in  Conference  Room  102 

The  Board  has  fixed ..." 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 

You  are  hereby  notified  that 


Space  of  Old  Decatur  Road 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  bj^  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OP  PUBLIC  WORKS 


September  4> 


1963 


/ 


Board  of  Works; 


noted 

P F.  F, 


Re  Procedure  for  Condemnation  of  IZ!  / ^.L.S. 
Land  for  Widening  of  Paulding  '"y  ^ 

Road  / / 

This  is  to  confirm  conference  of  Ken  McGraw  and  the  //  / 
undersigned  with  A1  Remy  and  Mel  Salyer  of  the  City  Engineering 
Department  as  to  the  procedure  on  the  Paulding  Road  widening 
and  construction. 


At  the  present  time,  construction  can  be  limited  without 
obstruction  to  the  existing  City  right  of  way  and  Mr.  Remy  is 
instructing  the  contractor  to  proceed  with  removing  the  existing 
sidewalk  on  the  City  right  of  way  necessary  for  the  widening  of 
the  street, 

Mr,  Remy  advises  that  there  is  no  need  to  enter  upon  the 
five  (5)  feet  of  land  to  be  condemned  from  t he  adjoining  property 
owners  at  this  time  and  the  contractor  is  being  advised  to  stay 
off  this  five  (5)  feet  until  the  Assessment  Roll  of  benefits  and 
damages  is  completed. 

The  statutory  procedure  for  condemnation  and  acquisition 
of  right  of  way  for  street  purposes  is  set  forth  in  Burns 
48-2001,  et,  seq.  The  procedure  is  as  follows; 

1,  The  Board  adopts  a Resolution  for  the  widening 
of  the  street  and  the  condemnation  of  the 
additional  right  of  way  necessary  and  publishes 
notice  of  hearing.  At  the  hearing,  the  Board 
hears  remonstrances,  if  any,  and  takes  action 
confirming  the  Resolution. (Burns  46-2001). 

2,  At  the  time  the  condemnation  is  approved,  the 
Board  orders  the  preparation  of  a list  of  all 
owners  of  property  be  taken  to  be  benefited 

by  the  work.  Such  list  shall  describe  property 
belonging  to  each  such  person . (Burns  48-2003), 

3,  Upon  the  completion  of  such  list,  ithe  Board 
awards  the  damages  and  benefits  to  each  piece 
of  property  on  the  list.  This  would  be  done 
by  the  filing  of  such  a list  with  the  Board 
and  the  entry  of  an  order  of  $1  benefits  and 
damages  to  each  property. 

When  such  an  award  is  completed,  the  Board 
then  causes  a written  notice  to  be  served  on 


- 2 - 


the  owner  of  each  property  showing  the  amount 
of  such  assessment  or  award.  This  notice  is 
served  personally,  or  by  delivering  a copy  to 
the  last  and  usual  place  of  residence.  If 
the  person  can  not  be  located,  then  newspaper 
notice  is  published  for  him.  These  notices 
fix  a date  on  which  such  person  shall  have 
the  right  to  file  a remonstrance,  (Burns  46“2003). 

4.  On  the  date  fixed  for  filing  and  hearing  remon- 
strances, the  Board  shall  hear  the  remonstrances 
and  shall  sustain  or  modify  the  benefits  and 
damages.  Any  party  can  then  appeal  to  the 
Circuit  or  Superior  Court  from  the  order  of  the 
Board.  (Burns  48-2005). 

If  damages  exceed  benefits  for  any  preperty 
affected,  the  Board  shall  cause  a certificate 
for  the  amount  of  excess  damages  to  be  made 
out  to  the  person  entitled  thereto.  The  making 
out  of  such  a certificate  and  the  delivery  to 
the  person  affected,  or  to  the  Clerk  and  City 
Attorney  if  the  person  can  not  be  found,  entitles 
the  City  to  possession  of  the  property,  (Burns 

48-2010). 

-e-  Under  this  procedure,  if  the  benefits  and  damages 
are  determined  by  the  Board  by  order  to  be  equal,  there  would  be 
no  necessity  to  make  tender  of  any  award  and  the  City  on  that 
date  would  be  entitled  to  possession  of  the  property,  subject, 
of  course,  to  the  right  of  the  property  owner  to  appeal  the 
amount  of  the  damages  assessed  and  to  secure  later  payment 
thereof* 

We  have,  therefore,  instructed  Mel  Salyer  of  the  City 
Engineering  Department  to  proceed  immediately  with  the  prepara- 
tion of  the  Assessment  Roll  listing  the  property  affected  and 
showing  the  benefits  and  damages  at  #1  each,  so  that  this  list 
may  be  filed  with  the  Board  and  the  Board  may  enter  its  order 
of  $1  benefits  and  fl  damages  thereof,  which  procedure  will 
then  entitle  the  City  to  possession  of  the  property. 


John  E,  Hoffman 
Associate  City  Attorney 

JEH;ms 

cc : Mayor  Bums 

City  Engineer 
Mel  Salyer 


February  15,  1966 


k 


^ f-/3y-  y' 


OF  PUBLIC  V'OI^KS 


Board  of  Public  Works 
City  of  Fort  Wayne 
City  Hall 

Fort  Wayne,  Indiana 


D; 


c - ■ 


In  re:  Remonstrance  on  Declaratory 

Resolution  No,  1173-1965 


Gentlemen: 

This  is  to  acknowledge  receipt  of  your  letter  of 
January  19,  1966  whereby  the  Board  has  agreed  to  do  the 
things  with  reference  to  the  reimprovement  of  our  property 
and  relocation  of  certain  improvements  upon  said  property 
in  the  event  we  withdraw  our  remonstrance  of  November  18, 


withdraw  said  remonstrance  in  consideration  of  the  agreements 
set  forth  in  your  letter  of  January  19 , 1966  and  does  hereby 
authorize  the  Board  of  Public  Works  to  show  the  withdrawal 
of  said  remonstrance  on  the  records  of  said  Board  with  the 
understanding  that  the  Board  will  proceed  at  its  earliest 
opportunity  to  complete  the  changes  and  improvements  set 
forth  in  the  seven  items  of  said  letter. 


1965. 


Please  be  advised  that  the  undersigned  does  hereby 


Donald  A.  Arick 


Mildred  E.  Arick 


January  19 » 1966 


Donald  A.  & Mildred  E,  Ar'ck 
5707  Decatur  Road 
Port  Wayne,  Indiana 

Dear  Mr,  & Mrs.  Arick: 

This  has  reference  to  the  several  considerations  you 
requested  at  the  public  hearing  on  Declaratory  Resolution 
No.  1173-1965. 

The  Board  hereby  agrees  to  the  following  considerations 
contingent  upon  your  withdrawal  in  writing  of  the  remonstrance 
you  filed  November  I8,  1965 s 


1.  Remove  and  replace  sign  pole 

2.  Remove  ornamental  light  and  return  to  Mr.  Arlck 

3.  Remove  wooden  guy  pole 

4.  Allow  opening  for  30  foot  driveway 
(40  feet  at  curb) 

5.  Replace  asphalt  driveway  approaches  as  necessary 

6.  Remove  wooden  fence  and  replace  it  on  new 
property  line 

7.  Reset  property  stakes  on  new  property  line. 


Upon  receipt  of  the  withdrawal  of  said  remonstrance,  we 
will  instruct  our  Engineering  Department  to  include  the  fore- 
going considerations  in  the  final  plans  of  the  Paulding  Road 
improvement  project. 


Very  truly  yours. 


BOARD  OF  PUBLIC  WORKS 


KMims 


BOARD  OF  PUBllC  WORKS 
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Board  of  Public  Works: 


Donald  Arick,  5707  Decatur  Road,  owns  the  trailer  court  on  the  northea  stD  G.F.G. 


corner  of  Paulding  Road  and  Decatur  Road,  You  will  recall  that  he  requested 

several  considerations  in  writing  at  the  public  hearing  October  11,  196^^,^^® 

These  considerations  are  as  follows:  ’ 

1.  Remove  and  replace  sign  pole. 

2.  Remove  ornamental  light  and  return  to  Mr.  Arick. 

3.  Remove  wooden  guy  pole. 

4.  Allow  opening  for  30  foot  driveway  (40  feet  at  curb). 

5.  Replace  asphalt  driveway  approaches  as  necessary. 

6.  Remove  wooden  fence  and  replace  it  on  new  property  line. 

7.  Reset  property  stakes  on  new  property  line. 

We  have  no  objections  to  these  items,  as  most  of  them  are  only  routine  con- 
struction changes. 

Mr.  Arick  submitted  a remonstrance,  however,  at  a later  hearing  on  benefits 
and  damages.  He  has  advised  us  verbally  that  this  remonstrance  will  be  with- 
drawn in  the  near  future.  The  City  should  not  consent  to  anything,  of  course, 
until  a letter  to  this  effect  is  received. 

At  that  time,  if  you  have  no  objections,  please  send  Mr.  Arick  a letter 
agreeing  to  the  above  items. 


Walter  H.  Meitz 
City  Engineer 
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STATE  OF  INDIANA  ) 

) SS: 

COUNTY  OF  ALLEN  ) 


TO  THE  BOARD  OF  PUBLIC  WORKS  OF  THE  CITY  OF  FORT  WAYNE: 


The  undersigned  respectfully  show  that  they  are  the 
owners  of  the  following  described  real  estate  in  the  City  of 
Fort  Wayne,  Allen  County,  Indiana,  more  particularly  described 
as  follows : 

A Tract  of  land  being  .92  acres  of  land  in  the 
Southwest  quarter  of  Section  24,  Township  30  North, 
Range  12  East  in  Allen  County,  Indiana,  and  more 
particularly  described  as  follows  to  wit:  Commencing 

at  an  iron  pin  at  the  South  quarter  corner  of  Section 
24,  Township  30  North,  Range  12  East  in  Allen  County, 
Indiana;  thence  West  along  the  South  line  of  the 
aforesaid  section  a distance  of  991  feet  to  a point, 
said  point  being  the  place  of  beginning  of  the  Tract 
herein  described;  thence  continuing  West  along  the 
South  line  of  said  section  a distance  of  178.1  feet 
to  the  center  line  of  U.  S.  Highway  No,  27,  known  as 
the  Decatur  Road  thence  Northwesterly  along  the  center 
line  of  the  aforesaid  Road  a distance  of  204.15  feet; 
thence  Easterly  and  parallel  to  the  South  line  of  the 
aforesaid  Section  a distance  of  273  feet;  thence  in  a 
Southerly  direction  and  parallel  to  the  North  and 
South  center  line  of  the  aforesaid  Section  a distance 
of  178  feet  to  the  place  of  beginning,  containing  .92 
acres  of  land  subject  to  all  legal  highways, 

on  the  North  side  of  that  part  of  Paulding  Road  which  it  is  pro- 
posed to  widen  and  condemn  under  Declaratory  Resolution  Number 
1173-1965,  and  that,  by  the  opening  and  extending  and  widening 
of  said  street  or  road,  the  property  of  the  undersigned  will  be 
injured  and  damaged  in  value  not  less  than  $ 

That  the  undersigned  have  been  awarded  but  $1.00  for 
the  taking  of  that  part  of  the  above  described  real  estate 
described  as  the  East  90  feet  of  the  West  178  feet  of  the  South 


178  feet  East  of  the  Decatur  Road  in  the  Southeast  quarter  of  the 
Southwest  quarter  of  Section  24,  Township  30  North,  Range  12 
East  in  Allen  County,  Indiana;  and  they  have  been  awarded  damages 
of  only  $1.00  for  the  taking  of  that  portion  of  the  first  above 
described  property  described  as  the  West  81.1  feet  of  the  South 
178  feet  East  of  the  Decatur  Road  in  the  Southeast  quarter  of  the 
Southwest  quarter  of  Section  24,  Township  30  North,  Range  12  East. 
That  this  Board  has  arbitrarily  fixed  the  benefits  to  the  under- 
signed in  a sum  equal  to  the  damages  which  said  Board  has  determined, 
that  is  the  sum  of  $1.00,  although  the  undersigned  will  gain  no 
benefit  whatsoever  from  the  condemnation  or  the  widening  of 
Paulding  Road  but  will,  in  all  probability,  suffer  considerable 
business  loss  by  reason  of  the  widening  and  resurfacing  of  said 
Road  so  as  to  permit  traffic  to  move  past  its  place  of  business 
more  rapidly. 


That  the  undersigned  will  be  damaged  by  the  condemnation 
in  this:  That  the  advertising  sign  located  on  the  property,  as 

well  as  the  floodlight  and  brace  pole  for  said  property,  will  have 
to  be  removed  and  reset;  that  approximately  70  feet  of  wood  fencing, 
approximately  110  feet  of  drainage  tile  with  open  catch  basin,  . 


be  taken,  damaged,  removed,  or  destroyed;  and,  most  significantly, 
more  than  890  square  feet  of  land  owned  by  these  remons tra tors 
will  be  taken  from  them  without  compensation  or  benefit  whatsoever. 


That,  accordingly,  the  undersigned  respectfully  remonstrate 
against  the  assessment  by  the  Board  of  Works  of  benefits  equal  to 
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the  damages  accruing  to  these  remonstrators  and  pray  that  said 
assessment  be  amended  to  award  these  remonstrators  damages  in 
excess  of  benefits  in  the  sum  of  . 


Donald  A.  Arick 


Mildred  E.  Arick 

Subscribed  and  sworn  to  before  me,  a Notary  Public  in 
and  for  said  County  and  State,  this  18th  day  of  November,  1965. 


My  Commission  Expires: 
May  12,  1966. 


Clfrford  E.  Simopy 
Notary  Public  // 
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STATE  OF  INDIANA  ) 

) SS: 

COUNTY  OF  ALLEN  ) 


TO  THE  BOARD  OF  PUBLIC  WORKS  OF  THE  CITY  OF  FORT  WAYNE: 


The  undersigned  respectfully  show  that  they  are  the 
owners  of  the  following  described  real  estate  in  the  City  of 
Fort  Wayne,  Allen  County,  Indiana,  more  particularly  described 
as  follows; 

A Tract  of  land  being  *92  acres  of  land  in  the 
Southwest  quarter  of  Section  24,  Township  30  North, 
Range  12  East  in  Allen  County,  Indiana,  and  more 
particularly  described  as  follows  to  wit:  Commencing 

at  an  iron  pin  at  the  South  quarter  corner  of  Section 
24,  Township  30  North,  Range  12  East  in  Allen  County, 
Indiana;  thence  West  along  the  South  line  of  the 
aforesaid  section  a distance  of  991  feet  to  a point, 
said  point  being  the  place  of  beginning  of  the  Tract 
herein  described;  thence  continuing  West  along  the 
South  line  of  said  section  a distance  of  178.1  feet 
to  the  center  line  of  U.  S.  Highway  No.  27,  known  as 
the  Decatur  Road  thence  Northwesterly  along  the  center 
line  of  the  aforesaid  Road  a distance  of  204.15  feet; 
thence  Easterly  and  parallel  to  the  South  line  of  the 
aforesaid  Section  a distance  of  273  feet;  thence  in  a 
Southerly  direction  and  parallel  to  the  North  and 
South  center  line  of  the  aforesaid  Section  a distance 
of  178  feet  to  the  place  of  beginning,  containing  .92 
acres  of  land  subject  to  all  legal  highways, 

on  the  North  side  of  that  part  of  Paulding  Road  which  it  is  pro- 
posed to  widen  and  condemn  under  Declaratory  Resolution  Number 
1173-1965,  and  that,  by  the  opening  and  extending  and  widening 
of  said  street  or  road,  the  property  of  the  undersigned  will  be 
injured  and  damaged  in  value  not  less  than  % . 

That  the  undersigned  have  been  awarded  but  $1.00  for 

the  taking  of  that  part  of  the  above  described  real  estate 
described  as  the  East  90  feet  of  the  West  178  feet  of  the  South 


178  feet  East  of  the  Decatur  Road  in  the  Southeast  quarter  of  the 
Southwest  quarter  of  Section  24,  Township  30  North,  Range  12 
East  in  Allen  County,  Indiana;  and  they  have  been  awarded  damages 
of  only  $1.00  for  the  taking  of  that  portion  of  the  first  above 
described  property  described  as  the  West  81.1  feet  of  the  South 
178  feet  East  of  the  Decatur  Road  in  the  Southeast  quarter  of  the 
Southwest  quarter  of  Section  24,  Township  30  North,  Range  12  East. 
Tha.t  this  Board  has  arbitrarily  fixed  the  benefits  to  the  under- 
signed in  a s\un  equal  to  the  damages  which  said  Board  has  determined, 
that  is  the  sum  of  $1.00,  althou^  the  undersigned  will  gain  no 
benefit  whatsoever  from  the  condemnation  or  the  widening  of 
Paulding  Road  but  will,  in  all  probability,  suffer  considerable 
business  loss  by  reason  of  the  widening  and  resurfacing  of  said 
Road  so  as  to  permit  traffic  to  move  past  its  place  of  business 
more  rapidly . 


That  the  undersigned  will  be  damaged  by  the  condemnation 
in  this:  That  the  advertising  sign  located  on  the  property,  as 

well  as  the  floodlight  and  brace  pole  for  said  property,  will  have 
to  be  removed  and  reset;  that  approximately  70  feet  of  wood  fencing, 
approximately  110  feet  of  drainage  tile  with  open  catch  basin. 


o 


c topping, will  J 


and  approximately  200  square  feet  of  surface  blacktoppin^ 
be  taken,  damaged,  removed,  or  destroyed;  and,  most  significantly, 
more  than  890  square  feet  of  land  owned  by  these  remons tra tors 
will  be  taken  from  them  without  compensation  or  benefit  whatsoever. 


That,  accordingly,  the  undersigned  respectfully  remonstrate 
against  the  assessment  by  the  Board  of  Works  of  benefits  equal  to 
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the  damAges  accruing  to  these  remonstrators  and  pray  that  said 
assessment  be  amended  to  award  these  remonstrators  damages  in 
excess  of  benefits  in  the  sum  of  • 


Donald  A.  Arick 


Mildred  E.  Arick 

Subscribed  and  sworn  to  before  me,  a Notary  Public  in 
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